| BILL NO. S-87-10-4,S 
SPECIAL ORDINANCE NO. S-e YO- P 


W “w po fe NN NM YN ON 3 NEN S VE ga M op qq pa p. E. E. "bi 
KR» je) One «0. 0 «O0. Ul - RF OO Nl .R FOT qu EE FON EE Ca 








iW: - OO “S ON A. [D 0 T LS 














Bruce O. Boxbe 








AN ORDINANCE approving the Contract 
for Tokheim Water Main Extension 
Project - 87-XP-2, between the 

City of Fort Wayne, Indiana and 
Kreager Brothers Excavating, Inc., 
in connection with the Board of 
Public Works and Safety. 


NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 
SECTION 1. That the annexed Contract for Tokheim Water 
Main Extension Project - 87-XP-2, between the City of Fort Wayne, 
by and through its Board of Public Works and Safety and Kreager 
Brothers Excavating, Inc., is hereby ratified, and affirmed and 
approved in all respects. The work under said Contract requires: 
the installation of a ductile iron 
water main as follows: For the 
installation of 11,700* L.F. of 
l6" and 4,750* L.F. of 12" Ductile 
Iron Water Main as follows: On 
Wallen Road from Newberry Drive 
to Old Auburn Road; on Chacapeta 
Pass, Angler Pass and Sakaden Park- 
way from Lincoln Village to Wallen 
Road; on Old Auburn Road from Wallen 
Road northward to an easement; 
within an easement from Wallen 


Road, eastward and northward to 
Dupont Road; 


the Contract price is Five Hundred Eighty-Six Thousand Eight 
Hundred Sixty-Three and 16/100 Dollars ($586,863.16). 

SECTION a Prior Approval was received from Common 
Council with respect to this Contract, on October 20, 1987. 

Two (2) copies of the Contract, attached hereto, are on file 
with the City Clerk, and are made available for public inspection, 
according to law. 

SECTION 3. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 


approval by the Mayor. 
S CIE Er ME. ne NR 


Councilmember 
APPROVED AS. TO FORM 
AND LEGALITY 








Ser, City Attorney 
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SANDRA E. XENNEDY, CITY CLERK 
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SANDRA E. 


Passed and acopted by the Common Council of the City of Fort | 


Wayne, Indiana, as ( PDROPRIATION) (GENERAL) 


(SP SCAT) (ZONING MAP) ORDINANCE (RESOLUTION) NO. Hon Ge ub E 
on the [2 æ day of Cal weng Nap) à yi r 19 Po Si 
E geg et, a Z SS AE 


ATTEST: (SEAL), 


id SUS EE 7) - 


SANDRA E. KENNEDY, CITY CLERK 








beat ` Á. = y^ / v À — 
PRESIDING “OFFICER M a 







Presented by me to the EE of the City’ of Fort Wayne, Indiana, 
an e 
on the /i ZO day of Sk d 4 19 e 
at the hour of [laa 
m ke A 


o'clock 







SANDRA E. KENNEDY, CI?Y (CE 
. a 
Approved and signed by me SC pe day of Nome de 


19 87 A at the hour of (? o'clock A MoPBISIm. 


, 






WIN MOSES, R., MAYOR 
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NOTICE OF AWARD 


TO: Kreager Brothers Excavating, Inc. 
= SRSA AS ESN STRAY VR Set e 


Box 365 ul ee EE 
a a 


Cromwel LAIN PWA GOT SOAs xm 
RE 


PROJECT DESCRIPTION © Water-Contract.87-XP-2.-.tokeim Water Main 


Extension- < EE EE EE : 
SE eee 


The OWNER has considered the BID submitted by you for the above-described 


WORK, in response to its advertisement for bids dated 


You are hereby notified that your BID has been accepted “for items in the 
amount ok Us 198679033 DO vw. 

e ee 
You are required to furnish Contractor's Performance and Guaranty Bond, 
Payment Bond and Certificate of Insurance within ten (10) calendar 
days from the date of this Notice to you. 


If you fail to execute said Agreement and to furnish said bonds within 

ten (10) days from the date of this Notice, said OWNER will be entitled 
to consider all your rights arising out of the OWNER'S acceptance of on: 
your BID as abandoned and as a forfeiture of your BID BOND. The OWNER 

Will be entitled to such other rights, as may be granted by law. 


You are required to return an acknowledged COpy of this NOTICE OF 
AWARD to the OWNER. 


Dated this | 22nd day of Sept." KEE 


EE SCH OWNER 


Ce City of Fort Wayne 


Contract Compliance 
ACCEPTANCE OF NOTICE 


. Receipt of the above NOTICE OF AWARD 
E GC hereby acknowledged by 








ITEM 
3 
7 
13A 
31 
34 
36 


37 


UANTITY 


1150 +L.F. 


2 each 


1 each 


275 + L.F. 


1100 + L.F. 


Per L.F. 


Per L.F. 


CITY GF FORT. WAYNE, INDIANA 
IMPROVEMENT TO FORT WAYNE WATER UTILITY 
SCHEDULE OF UNIT PRICES 


WATER CONTRACT 87-XP-2 
TOKHEIM WATER MAIN EXTENSION 





DIVISION I ALTERNATE (8") 


DESCRIPTION 
8" CL. #50 Ductile Iron Water Main 
8" Gate Valve w/Box 
8" X 8" Tee 
Asphalt Street Restoration 
Grass Area Restoration 
Type "A" Backfill 


Type "B" Backfill 


TOTAL ALTERNATE BID 


S-4 


UNIT PRICE EXTENSI! 





ESE ; 


ITEM 


3. 


13a. 


15a. 


18. 


25a. 


26a. 


31. 


335 


34. 


36. 


37. 


UANTITY 
3555 X L.F. 
3 each 
1 Gach 
1 each 
11 each 
2 each 
4 each 
1350 + L.F. 
3300 + S.F. 
800 + L.F. 
Per L.F. 


Per L.F. 


CITY OF FORT WAYNE, INDIANA 


IMPROVEMENT TO FORT WAYNE WATER UTILITY 


8" 


SCHEDULE OF UNIT PRICES 


WATER CONTRACT 87-XP-2 
TOKHEIM WATER MAIN EXTENSION 


DIVISION II ALTERNATE (8") 


DESCRIPTION 
CL. £50 Ductile Iron Water Main 
Gate Valve W/Box 
X 8" Tee 
X 90? Elbow 


x 45° Elbow 


Type I Fire Hydrant Assembly 


Type III Fire Hydrant Assembly 


Asphalt Street Restoration 


Concrete Drive Restoration 


Grass Restoration 


Type "A" Backfill 


Type "B" Backfill 


TOTAL ALTERNATE BID 


S-6 


UNIT PRICE 
A. BA 
e JO O00 
3 90.00 
| £E¢ 06 
4-60.00 
4580-00 
4 GoS.00 
A ed 
Fr DO 
2020 


27:5 0 


ZAGO 


EXTENSI 
Sy 043. Fo 
Q 2. a, 
OM dr 
4640 
5 obo.o, 
Z,/60.2€ 
Gee 


26,5275. 


^6 / 72. ex 
l Lood 


XXXXXXX2 
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CITY CF FORT WAYNE, INDIANA 
IMPROVEMENT TO FORT WAYNE WATER UTILITY 
SCHEDULE OF UNIT PRICES 
E EE E 

) 
WATER CONTRACT 87-XP-2 
TOKHEIM WATER MAIN EXTENSION 


DIVISION- III ALTERNATE (12") 


ITEM UANTITY DESCRIPTION 
2. 2069 £ L.F. 12" CL #50 Ductile Iron Water Main 
4. 54 + L.F. 6” CL. #50 Ductile Iron Water Main 
6. 2 each 12" Gate Valve W/Box 
8. 1 each 6" Gate Valve W/Box 
13. 2 each 12" X 12" Tee 
13c. 1 each 12" X 6" Tee 
24. 1 each Type I Fire Hydrant Assembly 
30. 250 + L.F. Stone Surface 
31. 350 + L.F. Asphalt Street Restoration 
34. 1750 + L.F. Grass Area Restoration 
35. 30 1 S.F. Concrete Walk Restoration 
36. Per L.F. Type "A" Backfill 
37. Per L.F. Type "B" Backfill 


TOTAL ALTERNATE BID 


S-8 


UNIT PRICE EXTENSI 
G6 |3464459.L 
6:74 | Sz22cC 
/ 000.00 |Z,000.60 
220.00 | 540.00 
4:52.00 | 500.00 
700.00 | £00.00 
SLÉB.60 $245.20 
es EGO KÒZ 20 
2100 f 200,0D 
Zoo 5,500.00 
F. ZO 747.00 - 
+50 EE? 
2:22 XXXXXXXXXXX 


2 
BAJET. 


— 


[DER 


E j 


ITEM 


3. 


4. 


13a. 
13b. 
24. 
30. 
31. 
34. 
35; 
36. 


37- 


UANTITY 


2069 + L.F. 
54 X L.F. 
2 each 
1 each 
2 each 
1 each 
1 each 
250 + L.F. 
350 -ETEbSE. 
1750 * L.F. 
30 + S.F. 
Per L.F. 


Per L.F. 


CITY QF FORT WAYNE, INDIANA 


IMPROVEMENT TO FORT WAYNE WATER UTILITY 


SCHEDULE OF UNIT PRICES 


WATER CONTRACT 87-XP-2 
TOKHEIM WATER MAIN EXTENSION 


DIVISION III ALTERNATE (8") 


DESCRIPTION 


8" CL. #50 Ductile Iron Water Main 
6" CL. #50 Ductile Iron Water Main 
8" Gate Valve W/Box 

6" Gate Valve W/Box | 

8" X 8" Tee 

8" X 6" Tee 

Type I Fire Hydrant Assembly 

Stone Surface 

Asphalt Street Restoration 

Grass Area Restoration 

Concrete Walk Restoration 

Type "A" Backfill 


Type "B" Backfill 


TOTAL ALTERNATE BID 


UNIT PRICE EXTENSI 

42 EE, 
“AA bo ` Ee 
| L 68.00 l 246.00 

; LIL. co 


CA 50-00 


3/220 529.00 


Pipe ae ee 
/ 462.00 


FE. 06 


WED ZOD. 00 
AB. do «220.22 
Z.00 500.00 


e 90 LEZ 00 
E. SD 


Z. Jo XXXXXXXXXXX 





DENM ee A 


wee 


SRS TEX 
an : es 


WET 


IY 


Qu 2A 
aud: 


13a. 


18. 


23a. 


24. 


27. 


30. 


31; 


33. 


34. 


36. 


37. 


UANTITY 
4850 + L.F. 
6 each 
4 each 
10 each 
2 each 
5 each 
2 each 
1000 i1. 
177 t L.F. 
400 + S.F. 
4400 t L.F. 
Per L.F. 


Per L.F. 


CITY OF FORT WAYNE, INDIANA 


IMPROVEMENT TO FORT WAYNE WATER UTILITY 
———————— M À—— E 


SCHEDULE OF UNIT PRICES 


WATER CONTRACT 87-XP-2 
TOKHEIM WATER MAIN EXTENSION 


DIVISION IV (ALTERNATE 8") 


DESCRIPTION 
8" CL. £50 Ductile Iron Water Main 
8" Gate Valve W/Box 
8" X 8" Tee 
8" X 45? Elbow 
8" X 6" Reducer 
Type I Fire Hydrant Assembly(8" Main) 
Fire Hydrant 
Stone Surface 
Asphalt Street Restoration 
Concrete Drive Restoration 
Grass Restoration 
Type "A" Backfill 


Type "B" Backfill 


TOTAL ALTERNATE BID 


UNIT PRICE EXTENSI 


205.20 m i ELF, Ae 
^ oo 4222.20 


\ ZZO 20 z, 720.00 


ZE4,00 | 5423.00 


$-60.00 3700-00 


DRS. 00 9 72.00 
^ 6o $20.06 
Z.00 L 24,00 
A ZO SE 


Zelo L, EA. d02 


LSO XXXXXXKKKKK 


c 90 XXXXXXXXXXX 





ITEM 


3. 


13a. 
13b. 
15a. 
18. 
19a. 
23a. 
27. 
28. 
29. 
34. 
36. 


37: 


UANTITY 
4918 + L.F. 
5 each 
1 each 
2 each 
1 each 
1 each 
2 each 
1 Esch 
1 each 
1 each 
220 L.F. 
130 L.F. 
4550 + L.F. 
Per L.F. 


Per L.F. 


IMPROVEMENT TO FORT WAYNE WATER UTILITY 


8" 


CITY OF FORT WAYNE, INDIANA 


SCHEDULE OF UNIT PRICES 


WATER CONTRACT 87-XP-2 
TOKHEIM WATER MAIN EXTENSION 


DIVISION V (ALTERNATE 8") 
ZITISION Yo (ALTERNATE 8”) 


DESCRIPTION 


CL. #50 Ductile Iron Water Main 


Gate Valve W/Box 


Gate Valve W/Box 


X 8" Tee 
X 6" Tee 
X 90° Elbow 
X 45° Elbow 
X 225? Elbow 


X 6" Reducer 


Fire Hydrant 


( 30" Casing Pipe (Boring)(I-69) 


(d 30" Casing Pipe (Boring)(Dupont Rd.) 


Grass Area Restoration 


Type "A" Backfill 


: Type "B" Backfill 


TOTAL ALTERNATE BID 


UNIT PRICE 
ESE 
E2800 
LEO 
Zoo 
20-00 
275.00 
270-00 
72.00 
Z2S-00 
PES BO 
AEC 022 


EE 


COO 
SEI 
eo 


EXTENSI( 


$3 80%, bi 
-$ 042.202 
8O. 0O 
e 24.20 
30-00 
Ee 
S Zo0.2o 
- 272.60 
22-3.00 
PES. CO 
2620.00 
ZÉ 400.00 


CA 


EE 





lora 


..CITY OF FORT WAYNE, INDIANA 
IMPROVEMENT TO FORT WAYNE WATER UTILITY 
IMPROVEMENT TO PORT WAYNE WATER UTILITY 


WATER CONTRACT 87-IP-2 
TOKHEIM WATER MAIN EXTENSION 


BID SUMMARY SHEET 


DIVISION I - BASE BID (FROM SHEET S-3 ) $ Sc DJ, 60 v 


DIVISION II - BASE BID (FROM SHEET S-5 ) $ LES, 23277 49^ 


i^ 


DIVISION III - BASE BID (FROM SHEET S-7 ) $ EZ ZE 


DIVISION IV - BASE BID (FROM SHEET S-10 ) $ Je ID $25.50 
= - EREE ID OA ee noon 


DIVISION V - BASE BID (FROM SHEET S-12 ) me $ Zoo 296.02 


TOTAL BASE BIDS SEIUPDeLZBOL © 


SIL, $GBZIC 


ALL WORK SHALL BE COMPLETED WITHIN 120 DAYS AFTER ISSUANCE OF THE 
NOTICE TO PROCEED. THOSE DAYS, WHICH THE CONTRACTOR CANNOT WORK, BECAUSE 
OF SEVERELY INCLEMENT WEATHER, SHALL NOT BE COUNTED. 


Kan 


ITEM 


13 
31 
34 
36 


37 


UANTITY 


1150 iL.F. 
2 each 

1 each 

275. XL.F. 
1100 + L.F. 
Per L.F. 


Per L.F. 


CITY OF FORT WAYNE, INDIANA 


IMPROVEMENT TO FORT WAYNE WATER UTILITY 


SCHEDULE OF UNIT PRICES 





WATER CONTRACT 87-XP-2 
TOKHEIM WATER MAIN EXTENSION 





DIVISION I BASE BID 


DESCRIPTION UNIT PRICE EXTENSION 


12" Cl #50 ductile Iron Water Main 20:72 
12" Gate Valve W/Box 

I2" XY'12* Tee 

Asphalt Street Restoration 
Grass Restoration 

Type "A" Backfill 


Type "5" Backfill 





TOTAL BASE BID * 


353938. 06 v 


*Enter this figure on Summary Sheet S-2. 


ATIS 


13. 


15. 


17. 


18. 


22. 


25. 


26. 


31. 


33. 
34. 


36. 
37: 


UARTITY 


3500 + 


55 t 


2 


4 


1350 +. 


L.F. 
L.F. 
each 
each 
each 
each 
each 


each 


each ` 


each 


each 


AMEN 


L.F. 


SA 
3300 + EFE. 


800 + L.F. 


Per L.F. 


Per L.F. 


CITY OF FORT WAYNE, INDIANA 


IMPROVEMENT TO FORT WAYNE WATER UTILITY 
n n tea 


_ SCHEDULE OF UNIT PRICES 
} 
WATER CONTRACT 87-XP-2 
. TOKBEIM WATER MAIN EXTENSION 


DIVISION II BASE BID 


DESCRIPTION 
12" CL. #50 Ductile Iron Water Main 
8" CL. $50 Ductile Iron Water Main 
12" Gate Valve W/Box 
8" Gate Valve W/Box 
12" X 12" Tee 
12" X 90° Elbow 
12" X 45? Elbow 
8" X 45? Elbow 
12" X 8" Reducer 
Type I Fire Hydrant Assembly 


Type III Fire Hydrant Assembly 


Asphalt Street Restoration 
Concrete Drive Restoration 
Grass Area Restoration 
Type "a" Backfill 


Type "B" Backfill 


TOTAL BASE BID * 


UNIT PRICE 


Pa aur 
219.59 


DOÈ0.00 


‘535,00 


4-60.00 
$0.00 
Lor oo 
Z0. oå 
95,00 
EZL- 00 
62.00 
2. €.5^ 
A. 2o 
Zoo 
EEO 
£0 


LE EE 


EXTENSI! 


Qi 42. 


l &eo.oc 
S 9.5.20 
462.20 
20.20 

^ p YOU 
50.00 
DO DA 
E olea 
6,260.04 
ZE S245 
6,170.00 
£00.00 


XXX 


XXXXXXXX: 


vd 


*Enter this figure on Summary Sheet S-2. 


CITY OF FORT WAYNE, INDIANA 
IMPROVEMENT TO FORT WAYRE WATER UTILITY 
SCHEDULE OF UNIT PRICES 
} 
} 
WATER CONTRACT 87-XP-2 
TOKHEIM WATER MAIN EXTENSION 


DIVISION III BASE BID 


on 


10. 


12; 


20. 


24. 


30. 


31; 


34. 


35: 


36. 


37. 


UANTITY DESCRIPTION UNIT PRICE EXTENSI( 
2015 + L.F. 16" CL. #50 Ductile Iron Water Main ZE LI LAG 22745 
54 + L.F. . 12" CL. #50 Ductile Iron Water Main ZOOO -l, 0487.00 
56) £3 e 6" CL. #50 Ductile Iron Water Main 234925 "50. ec 

1 each 16" Butterfly Valve Z Joo. 00 900-00 
1 each 12" Gate Valve W/Box / 000.00 000.00 
1 each 6" Gate Valve W/Box 2.00 5.50. 00 | 
1 each 16" X 16" Tee P 2. oe 74 2.66 
1 each 16" X 12" Tee 762-00 E 2:00 
1 each 16" X 6" Tee GAS OO 25:00 
1 each 16" X 12" Reducer 453.20 | 44700 
1 each Type I Fire Hydrant Assembly PIE oo SLE IO 
250 + L.F. Stone Surface Léo Fod. OO” 
350 + L.F. Asphalt Street Restoration /Z.00 A 200.00 
1750 + L.F. Grass Area Restoration Z.20o 3500.00 
30 + S.F. Concrete Walk Restoration 4.30 VA TAP FE 
Per L.F. Type "A" Backfill GD |xxxxxxxxxxx 
Per L.F. Type "B" BAckfill Z, JO XXXXXXXXXXX 
TOTAL BASE BID* Zee. o " 
67,aaG. 6S 


*Enter this figure on Summary Sheet S-2. 


S-7 


= 4 
al 


“W 
Ki 


KA 


D 
D 


Dau 


ITEM 
1. 


2: 


10. 
ER 
16. 
20. 
21- 
23. 
24. 
27. 
30. 
ab 
an 
34. 
36. 


37. 


UANTITY 


4750 + L.F. 


100 + L.F. 


3 each 


2 each 


1 each 


2 each 


1 each 


1 each 


10 each 


1 each 


1 each 


1 each 


5 each 


2 each 


1000 + L.F. 


177. 4 L.F. 


400 + S.F. 


4400 + L.F. 


Per L.F. 


Per L.F. 


CITY OF FORT WAYNE, INDIANA 


IMPROVEMENT TO FORT WAYNE WATER UTILITY 


SCHEDULE OF UNIT PRICES 


WATER CONTRACT 87-XP-2 
TOKHEIM WATER MAIN EXTENSION 


DIVISION IV BASE BID 


DESCRIPTION 
16" CL. #50 Ductile Iron Water Main 
12" CL. #50 Ductile Iron Water Main 
16" Butterfly Valve W/Box 
12" Gate Valve W/Box 
8" Gate Valve W/Box 
16" X 16" Tee 
16" X 12" Tee 
16" X 8" Tee 
16" X 45° Elbow 
16" X 12" Reducer 
16" X 6" Reducer 
12" X 6" Reducer 
TG I Fire Hydrant Assembly(16" Main) 
Fire Hydrant : 
Stone Surface ` 
Asphalt Street Restoration 
Concrete Drive Restoration 
Grass Restoration 
Type "A" Backfill 


Type "B" Backfill 


TOTAL BASE BID * 


UNIT PRICE 


ZZB 
2A/ 
920.00 
OQA. OÙ 
5 OZ.00 
GF Z.ooQ 
72.00 
20 00 
522,00 
LÉO. DO 
£22.00 
300.00 
S16 « Òb 
FRSO 
LEO 
Z+00 
A: DO 
Ze OO 


ZALO 


4$ 9.525.200 


EXTENSI 
€ 52, 2i 
24/7160 
S, 700.60 
Z, 000-00 
ZC OB-O0 
A Sé4.ap 
té Zoo 
2. 2o 
2000-20 
422.20 
e o 
Zoo- 20 
3 O0GO-00 
370-00 
460000 
Z/ZE00 


260.02 


*Enter this figure on Summary Sheet S-2. 


S-10 


ere 


CITY OF FORT WAYNE, INDIANA 


IMPROVEMENT TO FORT WAYNE WATER UTILITY 
SCHEDULE OF UNIT PRICES 
CES 


} 
WATER CONTRACT 87-XP-2 


TOKBEIM WATER MAIN EXTENSION 
LN SATENSTON 


DIVISION:V BASE BID 
——SION:V BASE BID 


ITEM UARTITY DESCRIPTION 
P 4900 + L.F. 16" CL. £50 Ductile Iron Water Main 
2. 18 t LIF. 12" CL. £50 Ductile Iron Water Main 
5. 4 each 16" Butterfly Valve W/Box 
6. 1 each 12" Gate Valve W/Box 
8. 1 each 6" Gate Valve W/Box 
g: 2 each 16" X 16" Tee 
12. 1 each 16" X 6" Tee 
14. 1 each 16" X 90” Elbow 
16. 2 each 16" X 45° Elbow 
19. 1 each 16" X 225” Elbow 
20. 1 each 16" X 12" Reducer 
21. 1 each 16" x 6" Reducer 
27. 1 each Fire Hydrant 
28. 220 L.F. 30" Casing Pipe (Bored)(1-69) 
29. 130 L.F. 30" Casing Pipe (Bored)(Dupont Rd.) 
34. 4550 + L.F. Grass Area Restoration 
36. Per L.F. Type "A" Backfill 
5:375 Per L.F. Type "B" Backfill 


TOTAL BASE BID* 


UNIT PRICE EXTENSIC 


ZZ ZÈ 403 / 72.07 


Cus 20.26 
JOL vO] Z422.20 


O07. dë ÈDOQ «00 
440.00 F-50.00 
«272 op ADD 


eoo LASTO 
50.00 | SEA Aa 
DO. dò 220,00 


e oO £9.05 


5.00 rA. dò 





200, 2946 > 


*Enter this figure on Summary Sheet S-2. 
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Fre 
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In submitting this bid, it is understood, that the right is reserved by 


the Owner to reject any and all bids, and to waive any defect in any 
bid. 


IN WITNESS WHEREOF, the bidder (a firn) by its owner(s) named below, 
hereunto set hand(s) and seal this Cc DAY LOL IS Ann 1927. 


4 
d j FIRM NAME Kreager Bros. Excavatines cinch 
Quy ATS, 


l 
EE SM Pe P 
Tate EIN s dein fear 
^ DIDA n N aN D N 
D A ] \ 3 ^" al 


d > 5 1 = 
a "m ki ON a A. 
ART Da SANE Nd SE swa e 
D AA H \\ Tt 
p AE a Ku 
fënt i 


IN TESTIMONY WHEREOF, the bidder (a corporation) has caused this 
proposal to be signed by its President and Secretary, and, affixed its 
corporate seal this 7g day of LS ere ) 19K. 


amma, 


SESCH dee Kreager Bros. Excavating, Inc. 
Ss IH QU SO Ei NAME OF CORPORATION ; 
X v ( N KEN a 
E Ee A a 


oe Geen SA BY: OY Se 
: E AR S] J 

SAN A PRESIDENT 

H Si e a BANY san 


t ' y \ d 
ATTEST: | 


e 


Tt 


MBE/WBE COMMITMENT FORM. 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO THE MBE/WBE GOALS OF 
THE CITY FOR WORK DONE PURSUANT TO THIS CONTRACT: 


A. 


—_ 


The undersigned firm certifies that it is an MBE/WBE 
Contractor (cross out inapplicable provision). 


For MBE specify percentage of minority ownership 


$. 


For WBE specify percentage of women ownership t. 


The undersigned certifies that they are a joint venture 
in which the following (MBE/WBE) firm - 


(cross out inapplicable provision) is a joint venture 
partner. 


The MBE/WBE firm (cross out inapplicable provision), 
shall have $ participation (employees) D 
participation (costs) in this project. 


Specify the percentage of minority/women ownership in 
the MBE/WBE firm $. (Cross out inapplicable 


provision.) 


The undersigned commits Z £ of the total bid price as 
a subcontract to minority business enterprise 
participation. The MBE firms, which are proposed as 
subcontractors, are the following: 


NAME OF FIRM ADDRESS TYPE OF WORK 
L dk PEYE ENTEL PRIZES t0 A EUCH Gg 
2. LAY L PV SZTÈDA L ML» 

3 e pi 


The undersigned commits Z £ of the total bid price as 


a subcontract to women business enterprise 


participation. The WBE firms, which are proposed as 
subcontractors are the following: 


NAME OF FIRM ADDRESS TYPE OF WORK 
LAGE J£ 2207 W. Coo ZP, TZOAN G 
2. VAM AADA E cM. 

3 e 


Te 


to AU, 


E. Complete (1) and (2) below if participation goals of 7% MBE 
and 2% WBE have not been met. 


l. My Company cannot meet the participation goals for the 


following reasons: 

E EE EEN 
ee EE EE EE E 
E EE EE E, 


24 We have taken the following steps in an attempt to 
comply with these participation goals: 





(Attach additional sheets as necessary.) 


Contractor 7 OP ZCI PET YO, aA£Contractor 


W facet ET aaa EE ÈV a 


IS Eug UE = JI ETI A RE” Its 





Ras 


"MINORITY/FEMALE HOURLY UTILIZATION" 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO MINORITY/FEMALE HOURLY 
UTILIZATION. — 


A. The undersigned firm certifies that it will employ and 
utilize minorities and females and/or will ensure that its 


subcontractors employ and utilize minorities and females, so that 


minorities and females will work at least /7 $ of the total hours 
worked on this project. ss : 


B. Complete (1) and (2) below if the hourly utilization figure 


set forth in "A" is less than 17$. 


2 My Company and its subcontractors cannot meet the 17£ 


minimum hourly utilization figure for the following 
reasons: 


2 My Company has taken the following steps in an attempt 
..to comply with the 17$ hourly utilization figure: 














(Attach additional sheets, if necessary.) 


ny 
n a NI: 


UO), Bënzbaegen Ze er TOREN S, Hie. 
RT a die 
"urs PA ORE a S. 


4 Ce L, 7 S 4 Ls : 
2 MAR Tr, ere - 
/ ' z x Ay WA W. 
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Mr yyy yy 





E 
Jy 
w 

















































Contract 11 


L 2 ` XJ Z 
GE EE 
Attorney-in-fact 


C 66 H Ü 


xb; GUARANTY COMPANY 


"SMS 





Eer 
(A Stock: Company) 





BID BOND 


BET NEE 


KNOW ALL MEN BY THESE PRESENTS: 


D REESEN ENEE EEN EENS EE aen ee enee ERR EEEREEEEEE er eee MOD ON DO DO reer ere 
EE OO A TO EE OO 
RO ————————————————————————————— 


Ten Per Cent. (102) of Maximum Bid-------------------------------- Dollars, 


OEIL um 


lawful money of the United States, for the payment of which sum, well and truly to be made, we bind ourselves, our heirs, executors, 


administrators, successors and assigns, jointly and severally, firmly by these presents. 


WHEREAS, the said Principal is herewith submitting its proposal 


Water Contract #87-XP-2 
Tokheim Water Main Extension 


THE CONDITION OF THIS OBLIGATION is such that if the aforesaid Principal shall be awarded the contract the said Principal will, within the 
time required, enter into a formal contract and give a good and sufficient bond to secure the performance of the terms and conditions of 
the contract, then this obligation to be void; otherwise the Principat and Surety will pay unto the Obligee the difference in money between 
the amount of the bid of the said Principal and the amount for which the Obligee legally contracts with another party to perform the work 


if the latter amount be in excess of the former, but in no event shall liability hereunder: exceed the penal sum hereof, i CH {i 


Signed, sealed and delivered SE 16... 1287. d r^s & 
ate, SE i ) 








UNITED STATES FIDELITY AND ena COMPANY 
e le fè A o 






YASTE, ZENT & RYE AGENCY, INC. 

















(Revised) (1-74) EM 


usa 


The Bidder, by its Officers and authorized 


MÀ MÀ —À—À——À 
e Beggen Weem E 
a geg 





Er 





` SIE OPNS GEELEN Ee 
Agents or representatives present at the time of f 
sworn on their oaths, say that neither they nor hk Aiea ke a duly 
directly or indirectly, entered into any arrangenent or 4greement ea! vay, 
bidder, or with any public officer of such City of Fort Wayne; Indi a _any other 
such affiant or affiants or either of them, bas pafd or fa pe A ge Weg 
bidder or public officer any sum of money, or ban given or is S Ns such otber 
bidder or public officer anything of value whatever, or such ul. Ze 
or ELEbeT of them has pot directly or indirectly, entered into an: a E 
or agreement with any otber bidder or bidders, which tends quom "I Dana 
destroy free competition in the letting of the contract soougbt for b ges a 
attached bids, that no inducement of any form or character other TER CE 
appears upon tbe face of the bid will be suggested, offered paid Ha Tu which 
to any person, wbhomsoever to influence tbe acceptance of khe said bid c RI. 
DES EBE ront harti Ee this bidder any agreement or understanding of ad es 
Vbatsotver, vith any person whomsoever to Pay, deliver to, or sbare vith: de 
person in 8By Way Or manner, any of tbe proceeds of the contract Bought ie oe e 


fiante 


Kreager Bros. Excavating, ine. 

















Wee M. MM uu 
UE. CAE 
7 SN pao. eS 
Sec. Treasurer Bud. e 
cem n Unde ue 
A i ; é 4294 Ga, N : 
Subscribed and svorm to before me by - S EN. 
pcm o cr uo EE 
o. Bn Commis sion Expires: l AM WAY 
EE gen SE NOTARY PUBLIC. per ZE 
onm M EET. ieceident ord Nope n County: IN 


this . ^": day SE o ue EE 19^ l 
Hr Commission Expires: 


konn a ee Dn ae unm ——Á 9 E t Àá S NOTARY PUBLI C 


Subscribed and svorn to before me by 


this Wii day of | oi Ok ? 


"EE EE EE wees! vam E 
tM 


My Commission expires: MS Nay un EE COMM EE E s 


NOTARY PUBLIC 
Dn em e m Resident of. A County. TW 


Pa Rar neam USES ts MS e 
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UNITED STATES FIDELI Y Ans GUARANI | Y COMPANY 


Bolina fe 











(A Stock Company) 


li PERFORMANCE BOND 
SÈ Approved by The American Institute of Architects 
A. l. A. Document No. A-311 (February 1970 Edition) 
BOND/NUMBER Neo ke kaka EE 








KNOW ALL MEN BY THESE PRESENTS: 





SEIS NUM EE as Principal, zen 
hereinafter called Contractor, and UNITED STATES FIDELITY AND GUARANTY COMPANY, a corporation organized and existing under the laws 


= of the State of ba Eas Baltimore, Maryland, as Surety, hereinafter called Surety, are held and firmly bound unto .....c.scsscssecesseseceecteseeseceeesees 


as Obligee, hereinafter called Owner, in the amount of “A ee ed USE 
Hundred anml 00/100 a a n reb (593,800 PU. ao 


for the payment whereof Contractor and Surety bind themselves, their heirs, executors, administrators, successors and assigns, ume z 
severally, firmly by these presents. 





WHEREAS,. Contractor has by written agreement dated .....SEptember...30............ 19.87, entered into a contract with Owner for 


Water Contract 87-XP-2; Tokheim Water Main Extension 


idance:witrdrawings-and; specifications: prepared :Dy ier. EEN, 
Ne 8 d PER y (Here insert full name, title and address) 


lee AURREA orn NS MÈ E EM E EE E ce ERE Ee , which contract is by reference made a part 
hereof, and is hereinafter referred to as the Contract. 


NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that, if Contractor shall promptly and faithfully perform 
said Contract, then this obligation shall be null and void; otherwise it shall remain in full force and effect. 


The Surety hereby waives notice of any alteration or extension of time made by the Owner. 


Whenever Contractor shall be, and declared by Owner to be in default under the Contract, the Owner having performed Owner's obligations 
thereunder, the Surety may promptly remedy the default, or shall promptly 

(1) Complete the Contract in accordance with its terms and conditions, or 

(2) Obtain a bid or bids for completing the Contract in accordance with its terms and conditions, and upon determination by Surety of the low- 
est responsibie bidder, or, if the Owner elects, upon determination by the Owner and the Surety jointly of the lowest responsible bidder, 
arrange for a contract between such bidder and Owner, and make avaiadle as Work progresses (even though there should be a default or a 
succession of defaults under the contract or contracts of completion arranged under this paragraph) sufficient funds to pay the cost of 
completion less the balance of the contract price; but not exceeding, including other costs and damages for which the Surety may be liable 
hereunder, the amount set forth in the first paragraph hereof. The term “balance of the contract price,” as used in this paragraph, shall 
mean the total amount payable by Owner to Contractor under the Contract and any amendments thereto, less the amount properly paid by 
Owner to Contractor. 














pd Any suit under this bond must be instituted before the expiration of two (2) years from the date on which final payment under the 
zu Contract falls due. 


No right of action shall accrue on this bond to or for the use of any person or corporation other than the Qwner named herein or 
the heirs, executors, administrators or successors of the Owner. 


Y. 














d Signed and sealed: this. 7.2 OEI alee ae ele Gay: OF eR ee Le LIC tees 220875 
: In the presence of: KREAGER.. BROTHERS.. .EXCAVAWTNG,....INC........... 
NOSSA E i rt By 4 uat. NAARAAN g Seal) 
(Witness) Principal 
“YASTE, ZENT & RYE AGÈNCY, INC. ITED STATES FIDELITY AND GUARANTY COMPANY 
Cnt Le e Hong Q Nelo, 
PAST EP IN) ue LL NE By Pie a A NE NAC seb 


Y > ` ~~ — T "rd D DER + a ki d 


an 


Contract 211 (2-70) e 








UNITED STATES FIDELITY ASO GUARANTY COMPANY 





(A Stock Company) 
LABOR AND MATERIAL PAYMENT BOND 
Approved by The American Institute of Architects 
A. |. A. Document No. A-311 (February 1970 Edition) 


KNOW ALL MEN BY THESE PRESENTS: BOND NUMBER 


E ce n A a EE e gt Ee as Principal, 
hereinafter called Principal, and UNITED STATES FIDELITY AND GUARANTY COMPANY, a corporation organized and existing under the laws 


of the State of Maryland, Baltimore, Maryland as Surety, hereinafter called Surety, are held and firmly bound unto 
EE ............ City Of. Fort Wayne, Board of Public Works and Safety 





WHEREAS, Principal has by written agreement dated September 30 19 87, entered into a contract with Owner for 


Water Contract 87-XP-2; Tokheim Water Main Extension 
in accordance with drawings and specifications prepared by 


(Here insert full name, title and address) 


EE PS EV ea am PR UR EN Mc Re Sore Ne SEU which contract is by reference made a part 
hereof, and is hereinafter referred to as the Contract. 


NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that if the Principal shall promptly make payment to all 
claimants as hereinafter defined, for all labor and material used or reasonably required for use in the performance of the Contract, then this 
obligation shall be void; otherwise it shall remain in full force and effect, subject, however, to the following conditions: 


(1) A claimant is defined as one having a direct contract with the Principal or with a sub-contractor of the Principal for labor, material, 
or both, used or reasonably required for use in the performance of the contract, labor and material being construed to include that 
part of water, gas, power, light, heat, oil, gasoline, telephone service or rental of equipment directly applicable to the Contract. 


(2) The above-named Principal and Surety hereby jointly and severally agree with the Owner that every claimant as herein defined, who 
has not been paid in full before the expiration of a period of ninety (90) days after the date on which the last of such claimant's 
work or labor was done or performed, or materials were furnished by such claimant, may sue on this bond for the use of such 
claimant, prosecute the suit to final judgment for such sum or sums as may be justly due claimant, and have execution thereon. The 
Owner shall not be liable for the payment of any costs or expenses of any such suit. 

(3) No suit or action shall be commenced hereunder by any claimant, 

(a) Unless claimant, other than one having a direct contract with the Principal, shall have given written notice to any two of the 
following: The Principal, the Owner, or the Surety above named. within ninety (90) days after such claimant dia or performed the 
last of the work or labor, or furnished the last of the materials for which said claim is made. stating with substantial accuracy 
the amount claimed and the name of the party to whom the materials were furnished, or for whom the work or labor was done or 
performed. Such notice shall be served by mailing the same by recistered mail or certified mail. postage prepaid, in an envelope 
addressed to the Principal. Owner or Surety, at any place where an cífice is rePularly maintained for the transaction of business, 
or served in any manner in which legal process may be served in the state in which the aforesaid project is located, save that 
such service need not be made by a public officer. 

After the expiration of one (1) year following the date on which Principal ceased work on said Contract, it being understood, 
however. that if any limitation embodied in this bond is prohibited by any law controlling the construction hereof such limitation 
shall be deemed to be amended so as to be equal to the minimum period of limitation permitted by such law. 

(c) Other than in a state court of competent jurisdiction in and for the county or other political subdivision of the state in which the 
project. or any part thereof, is situated, or in the United States District Court for the district in which the project, or any part 
thereof, is situated, and not elsewhere. 


(4) The amount of this bond shall be reduced by and to the extent of any payment or payments made in good faith hereunder, inclusive 
of the payment by Surety of mechanics' liens which may be filed of record against said improvement, whether or not claim for the 
amount of such lien be presented under and against this bond. 


Signed and sealed this....... JOEN NUR o ie. o e 








So c ues um cT LE 


S (Witness) Principa! 


ala sms pre Ge GUARANTY COMPANY 
c VG A A 4 3 OS C 


MAR qr eI Up Seed de 


YASTE, ZENT & RYE AGENCY, INC. 


CH-Lin 
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UED AS A MATTER or 


INFORMATION ONLY Am co: 
TIPICATS HOLDER. 


ATIFICATE NOES NOT A 
E POLICIES BELOW. 





bw Ee EE 





ING COVERAGE 





! COMPA NY a 
Lé 


2MPANY — 
TIER 


i a ` 
i THIS IS TC CERTIFY THAT POLICIES OF INSURANCE LISTED BELOW HAVE N ISSUED TOT: AE INSUR ED NAMED ASOVE FOR THE POLICY PERIOD INDICATED. 

HOTWITHSTANDING ANY REQUIREMENT. TERM CR CONDITION OF ANY CONTRACT CR OTHER DOCUMENT WITH RESPECT TO WHICH THIS CERTIFICATE MAY 
1 ZE ISSUED CA MAY PERTAIN, THE INSURANCE AFFORDED BY THE POLICIES DESCRIBED HEREIN iS SUBJECT TO ALL (ME TERMS, EXCLUSIONS. AND CONCI- 
i TIONS OF SUCH POLICIES. 













CO! TYPE OF INSURANCE | SOLICY NUMBER 
LTR: 





ye'manoN | LABILITY LIMITS IN THOUSANDS 
TÉ unn LO A ^ 








| GENERAL LIABILITY 
COMPREHENSIVE FORM 
PREMISES/OPERATIONS 
UNDERGROUND 
EXPLOSION & CELLA 
y| PROOUCTS/CO 


CONTRACTUAL 
NDEPENDENT CONTHACT 
BROAD FORM p =° 























| AUTOMOBILE LiAziLi? 


ANY AUTO 
A 


ALL OWNED AUT 












HIRED AUTOS 
NON-OWNED AUTOS 
GARAGE LIABILITY 










| EXCESS LIABILITY 
i Xj UMBRELLA FORM 
|. | OTHER THAN UMBRELLA FORM 








WORKERS’ COMPENSATION 
AND 
EMPLOYERS’ LIABILITY 


COT 


^ 
^. 
^ 


(DISEASE-EACH EMPLOYEE) 





H 
| 
i 
| | 
; OTHER | "E el 
| 


EE 











Tokheim 








i SHOULD ANY OF THE ABOVE DESCRIBED POLICIES BE CANCELLED SEFORE THE EX- 
Li af Fort i PIRATION DATE THEREOF, THE ISSUING COMPANY WILL ENDEAVOR TO 
T vit: MAIL, DAYS WRITTEN NOTICE TO THE CERTIFICATE HOLDER NAMED TO THE 
Heare aar Toc door LERT, GUTIPAILUDE TO MAIL SUCH NOTICE SHALL IMPOSE NO OBLIGATION OR LIABILITY 
One Main St. OF ANY KIND UPON THE COMPANY, ITS AGENTS CR REPRESENTATIVES. 


Fort Wayne, iM AUTHORIZE REPRESENTATIVE 








e IS TO CERTIFY Y THAT POLICIES 


i 

fw 

1 E ISSUED CA MAY PERTAIN, T 
i NS OF SUCH POLICIES. 
















ALL OWNED AVIUS (EAG 
HIRED AUTOS 
NON-OWNED AUTOS 
GARAGE LIABILITY 











EXCESS LIABILITY 
UMBRELLA FORA 
OTHER THAN UMBRELLA FORM 








WORKERS' COMPENSATION 
ANO 
EMPLOYERS’ LIABILITY 






DESCRIPTION CF C 


RE: 


Mater 


Lonract 


Mater 










id xd v Te H 





Extension 


S CF IN ee LISTED BELOW HAVE HEEN 
TYITHSTANDING ANY REQUIREMENT, TERM OR CONDITION OF ANY € 


SURANCE AFFORDED BY THE FOLIC! 


E iN 


pass, d | 



































y TURELE 





ISSUED TO THE INSURED NAMED ABOVE FOR THE POLICY PERIOD! INDICATED. 
TRACT CR OTHER DOCUMENT WITH RESPECT TO WHICH THIS CERTIF CATE MAY 
RIBEO HZHZIN IS SUBJECT TO ALL THE TERMS, EXCLUSIONS, AND CONDI- 





















misioni 








PERATIONS/LOCATICNS/VEHICLES/SPECIAL ITEMS 


























FE Lees 
| ah E ween EE EE 
| l5/ 178981 HA ACCIDENT) 
| i : “SOUSE POLICY Cum 
` / 


SHOULD ANY OF THE ABOVE yasar POLICIES BE CANCELLED BEFORE THE EX- 
Pn ATION DATE THEREOF, THE ISSUING COMPANY ' YILL ENDEAVOR TO 
MAIL _ 7; .DAYS WRITTEN NOTICE TO THE CERTIFICATE HOLDER NAMED TO THE 




















LFT. wu ILUFE TO MAIL SUCH NOT.CE SHALL POSE NO CSLIGATION CA LIAGiLITY 
OF ANY KIND UPON THE COMPANY, ITS AGENTS CR REPRESENTATIVES. 
AUTHORIZES oF SENTA 





TE DIE FE ORAE MP NIYI AT, E: AT mu Ze Fo 


Kou 

: Admn. Anpr. 

TITLE ‘OF ORDINANCE Contract for Tokheim Water Main Extension Project 87-XP-2 
EE 
DEPARTMENT REQUESTING ORDINANCE BOard of Public Works a Safety 





Project, is EE emo a 
For the installation of Il;700T LT; Of 16" and 4, /50+ L.P. of I2" Ductile 
Iron Water Main as follows: On Wallen Road from Newberry Drive to Old 
Auburn Road; on Chacapeta Pass, Angler Pass and Sakaden Parkway from Lincoln 
Village to Wallen Road; on Old Auburn Road from Wallen Road northward to an 
easement; within an easement from Wallen Road, eastward and northward to 


Dupont Road.  Kreager Brothers Excavating, Inc., is the contractor. 


PRIOR APPROVAL RECEIVED ON 10/20/87. zd WA lieu 


EFFECT OF PASSAGE Water Main Extension to serve Tokheim 
Eeer 


SEET EE EE EE a a EE 


EFFECT OF NON-PASSAGE 
EE n len EE E ee 


KEE EE 
EE eee 0 4 
MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) 586,863.16 


——— À——— M M  —— €: 


SE EE DRM CMS MEE I LM E CM RU DP Aer DUK EQ iri iq JE 


ASSIGNED TO COMMITTEE 
e EE 2 ECRIRE 


EE 


BILL NO. S=87=10=35 


REPORT OF THE COMMITTEE ON CITY UTILITIES 


WE, YOUR COMMITTEE on CITY UTILITIES ; TO WHOM WAS 


REFERRED AN (ORDINANCE) (RESOLOTION). approving the Anda chat 


r Main Extension teh SSS =87=XP=2), between. the 


Karge, Indiana and e Brothers Excavating, Inc., 










HAVE HAD SAID (ORDINANCE)... (REBOZORSON) UNDER` CONSIDERATION: AND BEG 


.LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


"(RESQEWTION) 2^ A ese ; 
NO 


YES. NO 
CHARLES B. REDD ze FET 30 9 
CHAIRMAN EE 


PAUL M. BURNS 
VICE CHAIRMAN 





THOMAS C. HENRY 





BEN A. EISBART 
mec LE MEE MEN EE 


SAMUEL J. TALARICO ; 
Kee 
ASE EE SANDRA E. KENNEDY 
VILLE! di T er ee ee 


CITY CLERK 


CONCURRED IN 


`, 


